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ODP 0-263 
6 March 1980 


MEMORANDUM FOR: Deputy Director for Administration 
FROM: 

Acting Director of Data Processing 
SUBJECT: ODP Kepc-rt for Week Ending 5 March 1980 


Support to the Contra uni ty 

4C - Community-wide Computer Assisted Compartments tion 
Control System. The FY-S 1 Budget estimation was completed 
during this week, leading to an estimate of a $3.3 million 
requirement for 4C. Estimates of $.8 million and $.7 million 
were also derived for FY-12 and FY-83. The 4C project status 
and potential procurement actions were pr esented t o the QDP/OL 
Procurement Working Group on 23 February. STATINTL 


Support to OPPPM 

PERSIGN - Integrated Personnel Management Information 
System. PERSIGN user Briefings for all Agency components began 
28 February. A total of 3 briefing sessions are planned with 
over 200 personnel officers expected to attend. 

We will begin producing " Request for Personnel Action" 
forms for Agency components in a "production mode* this weak 
to facilitate the processing of p ersonnel actions when the 
system is turned on 9 Maroa 1930. STATINTL 

S upport 

AD-STUDY - Feasibilicy Study for tha^^H Production Group 
Contract Service Order System. The feasibility study for the 
ipUlHProciuction Group Contract Service Order (CSO) Computer 
System has been completed. The study recommends that a mini- 
computer system be procured for the CSO system through compet- 
itive procurement using tne CSO system require ments c ontained 
in the study as part of tue Statement of Work, management 

has reviewed the study an 1 has concurred with the recommenda- 
tion. The estimated c ost (included in the study) for the system 
has been added to the FY-82 budget . Approx imate Iv 500 

man-hours were expended i i thi3 effort. STATINTL 
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